ಕರ್ನಾಟಕ ವಿಧಾನ ಪರಿಷತು 


3 ಉತ್ತರಿಸುವ ದಿನಾಂಕ 
4 ಉತ್ತರಿಸುವವರು 


ಪ್ರಶ್ನ 
ಬೆಂಗಳೂರು ನಗರ ರಾಜಕಾಲುವೆ 
ಒತ್ತುವರಿಯಾಗಿರುವುದು ಸರ್ಕಾರದ ಗಮನಕ್ಕೆ 
ಬಂದಿದೆಯೇ; 
ಬಂದಿದ್ದಲ್ಲಿ, ಎಷ್ಟು ವಿಸ್ಲೀರ್ಣದ 


ರಾಜಕಾಲುವೆಗಳು ಒತ್ತುವರಿಯಾಗಿದೆ; ಕಳೆದ 
ಒಂದು ದಶಕದಿಂದ ಒತ್ತುವರಿ ತೆರವಿಗೆ ಸರ್ಕಾರ 
ಕೈಗೊಂಡಿರುವ ಕ್ರಮಗಳೇನು? 


ಒತ್ತುವರಿದಾರರ ವಿರುದ್ದ ಸರ್ಕಾರ ಈವರೆಗೆ 
ಎಷ್ಟು ಕೇಸುಗಳನ್ನು ದಾಖಲಿಸಿದೆ; 
ಒತ್ತುವರಿದಾರರಿಗೆ ಪ್ರೋತ್ಲಾಹ. ನೀಡಿದಂತಹ 
ಅಧಿಕಾರಿಗಳ ವಿರುದ್ಧ ಸರ್ಕಾರ ಕೈಗೊಂಡ 
ಕ್ರಮಗಳೇನು; 
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ಶ್ರೀ ಯು.ಬಿ ವೆಂಕಟೇಶ್‌ 

(ನಾಮ ನಿರ್ದೇಶನ ಹೊಂದಿದವರು) 
23-12-2021 

ಮಾನ್ಯ ಮುಖ್ಯಮಂತ್ರಿಗಳು 


ಬಂದಿರುತ್ತದೆ. 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ 
ಒಟ್ಟು 2626 ಒತ್ತುವರಿ ಪ್ರಕರಣಗಳು ಇದ್ದು, ಇದರ ವಿಸ್ತೀರ್ಣ 
ಸುಮಾರು 382 ಎಕರೆ 27 ಗುಂಟೆ ಇರುತ್ತದೆ. ದಿನಾಂಕ: 24- 
12-2020ಕ್ಕೆ ಅನ್ವಯಿಸುವಂತೆ ಒಟ್ಟು 1912 ಒತ್ತುವರಿಗಳನ್ನು 
ತೆರವುಗೊಳಿಸಲಾಗಿರುತ್ತದೆ. 


ಉಳಿಕೆ 714 ಸಂಖ್ಯೆಯ ರಾಜಕಾಲುವೆ ಒತ್ತುವರಿಗಳನ್ನು 
ಸಂಬಂಧಪಟ್ಟ  ಭೂಮಾಪಕರಿಂದ ಗುರುತಿಸುವ ಕಾರ್ಯ 
ಪ್ರಗತಿಯಲ್ಲಿದ್ದು, ಒತ್ತುವರಿಗಳನ್ನು ಹಂತ ಹಂತವಾಗಿ 
ತೆರವುಗೊಳಿಸುವ ಬಗ್ಗೆ ನಿಯಮಾನುಸಾರ ಕ್ರಮ 
ಕೈಗೊಳ್ಳಲಾಗುತ್ತಿದೆ. ವಿವರಗಳನ್ನು ಅನುಬಂಧ-1 ರಲ್ಲಿ ನೀಡಿದೆ. 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ 
ರಾಜಕಾಲುವೆ ಒತ್ತುವರಿ ಮಾಡಿದ ಒಟ್ಟು 98 ಮಾಲೀಕರ 
ವಿರುದ್ಧ ಕರ್ನಾಟಕ ರಾಜ್ಯ ಭೂಕಬಳಿಕೆ ನಿಷೇಧ ವಿಶೇಷ 
ನ್ಯಾಯಾಲಯದಲ್ಲಿ ಮೊಕದ್ದಮೆಯನ್ನು ದಾಖಲಿಸಲಾಗಿದ್ದು, 
ಮಾಹಿತಿಯನ್ನು ಅನುಬಂಧ-2 ರಲ್ಲಿ ನೀಡಿದೆ. 


ಒತ್ತುವರಿಗೆ ಸಂಬಂಧಿಸಿದಂತೆ 20 ಅಧಿಕಾರಿಗಳ 
(ಆ ಸಮಯದಲ್ಲಿ ಕಾರ್ಯ ನಿರ್ವಹಿಸುತ್ತಿದ್ದ ಒಟ್ಟು 16 
ಬಿಬಿಎಂಪಿ ಅಧಿಕಾರಿಗಳು) ವಿರುದ್ದ ಬೆಂಗಳೂರು ಮಹಾನಗರ 
ಕಾರ್ಯಾಚರಣೆ ಪಡೆ ಪೊಲೀಸ್‌ ಠಾಣೆ ಅಪರಾಧ ಸಂಖ್ಯೆ: 
104/2016-17, ದಿನಾಂಕ: 11-08-2016 ರಂದು ಪ್ರಕರಣ 
ದಾಖಲಾಗಿರುತ್ತದೆ. 20 ಅಧಿಕಾರಿಗಳ ವಿರುದ್ಧ ದಾಖಲಾಗಿರುವ 


FIR ಪ್ರತಿಯನ್ನು ಅನುಬಂಧ-3 ರಲ್ಲಿ ನೀಡಿದೆ. | 


ಪ್ರತಿ ವರ್ಷ  ಮಳಗಾಲದಲ್ಲಿ ಮಾತ್ರ 
ರಾಜಕಾಲುವೆ ಒತ್ತುವರಿ ತೆರವಿನ ಬಗ್ಗೆ 
ಚಿಂತಿಸುವ ಬದಲು ಶಾಶ್ವತವಾದ ಪರಿಹಾರನ್ನು 
ಕೈಗೊಳ್ಳಲು ಉದ್ದೇಶವನ್ನು ಸರ್ಕಾರ 
ಹೊಂದಿದೆಯೇ; (ಸಂಪೂರ್ಣ ವಿವರಗಳನ್ನು 
ಒದಗಿಸುವುದು) 


ಪ್ರತಿ ವರ್ಷ ಳಗಾಲದಲ್ಲಿ ಸಂಭವಿಸುವ 
ಅನಾಹುತದಿಂದ ಸಂಕಪ್ಪಕ್ಕೆ ಸಿಲುಕಿರುವವರ 
ಸಂಖ್ಯೆ ಎಷ್ಟು; ಇವರುಗಳಿಗೆ ನೀಡಲಾದ 


ಪರಿಹಾರ ಮೊತ್ತವೆಷ್ಟು? (ಸಂಪೂರ್ಣ 


ಮಾಹಿತಿಯನ್ನು ಒದಗಿಸುವುದು) 


ನಅಇ 396 ಎಂಎನ್‌ ಯು 2021 


ಮಾನ್ಯ ಮುಖ್ಯಮಂತ್ರಿಗಳ ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ 
ಅಡಿಯಲ್ಲಿ ಬೃಹತ್‌ ನೀರುಗಾಲುವೆ 
ಅಭಿವೃದ್ಧಿ/ಪುನರ್‌ನಿರ್ಮಾಣ ಕಾಮಗಾರಿಗಳಿಗೆ ನೀಡಲಾದ 
ಅನುದಾನದಡಿಯಲ್ಲಿ ಮಳೆ ನೀರುಗಾಲುವೆಗಳನ್ನು 
ಅಭಿವೃದ್ಧಿಪಡಿಸಲಾಗುತ್ತಿದೆ. ಅನುದಾನಕ್ಕೆ ಅನುಗುಣವಾಗಿ 
ಒತ್ತುವರಿಯನ್ನು ತಡೆಯಲು ಮಳೆ ನೀರುಗಾಲುವೆಗಳಿಗೆ 
ಶಾಶ್ವತವಾಗಿ ಆರ್‌ಸಿಸಿ ತಡೆಗೋಡೆ ಮತ್ತು ಚೈನ್‌ಲಿಂಕ್‌ 
ಫೆನ್ನಿಂಗ್‌/ತಂತಿಬೇಲಿಯನ್ನು ಅಳವಡಿಸಲು 
ಕ್ರಮವಹಿಸಲಾಗುತ್ತಿದೆ. 2018-19 ರಿಂದ ತಹಲ್‌ವರೆಗೆ 
ಕೈಗೊಳ್ಳಲಾದ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳನ್ನು ಅನುಬಂಧ-4 ರಲ್ಲಿ 
ನೀಡಿದೆ. 

ಪಸ್ತುತ ಮಳೆಗಾಲದಲ್ಲಿ ಸಂಭವಿಸಿರುವ 
ಅನಾಹುತದಿಂದ ಸಂಕಷ್ಟಕ್ಕೆ ಸಿಲುಕಿರುವವರ ಸಂಖ್ಯೆ ಮತ್ತು 
ಸದರಿಯವರುಗಳಿಗೆ ನೀಡಲಾದ ಪರಿಹಾರ ಮೊತ್ತದ 
ವಿವರಗಳು ಈ ಕೆಳಕಂಡಂತೆ ಇರುತ್ತದೆ. 


ನೀಡಲಾದ 
ಪರಿಹಾರದ 


ಮೊತ್ತ 
(ರೂ.ಗಳಲ್ಲಿ) 


69,40,000- 
80,22,500-— 


16,30,000-00 


ಸಂಕಷ್ಟಕ್ಕೆ 
ಸಿಲುಕಿರುವವರ 
ಸಂಖ್ಯೆ 


urd 


(ಬಸವರಾಜ ಬೊಮ್ಮಾಯಿ 
ಮುಖ್ಯಮಂತ್ರಿ 


BRUHATH BENGALURU MAHANAGARA PALIKE 


Encroachment Details of Storm Water Drains as on 14-12-2021 


Details of the Details of the 
Total 


Encroachments 
identified in each 


removed by doing resolved by doing 
survey in the year survey in the year 
2016-17 2018-19 on-wards 


No. Zone 


x 
I§ 


2 
East 124 
West pil 11 1 
Koramangala Valley 10 7 0 
6a |Mahadevapura-New 0 
Bommanahalli 210 
7a |Bommanahalli-New 0 0 


RR Nagar 
Dasarahalli 
TOTAL 


encroachments |encroachments removed Encroachments 


Balance 


Encroachment removal pending due to 


to be removed 
Court Cases 


as on 


24.12.2020 


110 


Total 52 Cases: 
1. W.P No.27287/2019 - 3 cases 
139 2. W.P No.26150/2019 & 26835-26842/19 
-1Case 
45 3. W.P No.29873/19 & 29874-876/19-3 


4. W.P No.30399-30414/2019 - 45 Cases) 
9 


103 


134 


714 


Storm Water Drain, BBMP 


ಯ 


/ A ) 
ನು ಬಂದನ“ 


BRUHATH BENGALURU MAHANAGARA PALIKE 


STORM WATER DRAIN 
Details of LGC Cases 


Name of the Zone 


No of LGC eases 


Bommanahalli 


0 
22 
3 
8 RR Nagar 10 
Dasarahalli 


Total 


() 
Chief Engineer 
Storm Water Drain, BBMP 


ಸಿ 
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and Carine 10 AYR(BY KL Act and 436(A) RMC Act. s and? 217, 
432, 434,44], 427.420. PC 


the RMP 2015 are called Newly Identified Drains. 


Officials got away saying no drain was spotted in the RMP 2015 maps at the location where 
there was an encroachment. And apparently, there is no prescribed buffer zone that 
builders should provide for drains that are not seen in the RMP maps. It may be noted here 
that officials made no mention of the May 2016 order of the National Green Tribunal that 
Darred conswuction activity 50m from the edge of primary Rajakalur 7es, 35m from 
secondarv Raiakaluves and 25m from tertiary Rajakaluves. Drains not recognised by the 
RMP are referred to as Defined Rajakaluves - they are visible only in viliage maps that date 
back © Bengaluru's Srsi survcy commissioned by the British way back in 1902. This paved 
the wav for meticulous village records - tippani (detailed drawing), pakka (summary), 


pahani (rights, tenancy and crops) and an atlas giving sub-survey level maps. 


6. Details ul Known/ Suspected/Unknown Accused with Full Particulars: 


NES ನಂತೆ, Asst Euigiricai HLBMP 

2.Shashidhar, ADTP (AEE), BBMP 

3. B.1. Mohan irishna, HDTE ( E.L) (C.F), B.B.M.P * 
£ Coviad SOT IP (CE, REMPp 


RT AR Ney AL 


py 


5. Chowdegowda, { D.D, Rid), TP, BBMP 
u. LWlitrs 0 EAP £ ( Thirumai’s Spelndour) K 
ad EV gs 


4 


pl 


Bizarrely, officials washed their hands off by feigning ignorance about the importance of 
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Special Commiasicoct {Projecis) BUXIP to get to the text 01 thc trait 


fied 35 responsible pins Juvic 


Vir folivuing ac Ur ofTicers who havc ten 5 


J 1 ALLSC Kaci Gowds TPM,UDA. (Red. 
2. Mr. G. 3. Nayak PML BOA. Reidy 

A LA DSthyunrayons Fl, BDA. (Feu) 

. br MN. Shanxor Nk Law Oflicer, BOA. ted.) 

5. Mr Gurupe 253d, Assistant Engiscer BBM 

p ರ Mr Sohidhas, ADIF. BBM, 

7 Mie BT Moun Kriss DOTP, HIS, 

&. Ml Govindargu, JOTHS), BUMP 

9. Me Choa degowda, Adda Derccioe, HINIP (Kew) 
BH 10M K Vecrerdanah: Addition Diuctor, Rend} 

*H. Ar. Mohammed Akslulla Azcem. ALF 

W 12 Lie CG Gurmmuthy, ALE, 

13. Mr. Vyaykunar D Paul. ADIT, HIN 


1S hii. S. Mrinyunay a. SL 

16. Als 1 Naarsi, IDTPESy, 

Y 7. At. H2kath, AFE, BUM 

IN, Mn. Suntha, AL BGM 

19. Ats. Guopupps. ALE, BINH 

3. Miz. Munilsishoa. Chicf Engineer. BMP 
* 


With regard to those officials who have retired the government is looking at 
legal options. Cases have been filed against all cf them and an inquiry would 
be conducted. Based on the result'of the inquiry, prosecution would be 
ordered. 


Officials in the dock 


Karnacakd NECT UG Counselling 02%. Check egstar st 


i Mad e 
NA OSA wendow, fee payment dates 
ELF Cn i iu 


S C Kari Gowda, TPM, BDA (Retd) 
G) Nayak, TPM, BDA, (retd) 

D Sathyanarayana, EM, BDA, {retd) 

M N Shankar Bhat, Law Officer, BDA (retd) 
Guruprasad, Assistant Engineer, BBMP 
Govindaraju, JDTP(S), BBMP 

Shashichar, ADTP, BBMP 

B T Mohan Krishna, DDTP, BBMP 
Chowdegowda, Additional Director, BBMP (Retd) 
KVeerendranath, Additional Director (retd) 
Mohammad Abdulla Azeem, AEE 

G Gurumurthy, AEE 

Vijaykumar D Patil, ADTP, BBMP 

D S Sarvothamaraju, ADTP, BBMP 

S Mrithyunjaya, SE 

T Natraj JDTP{S) 

Likath, AEE, BBMP 

Sunitha, AE, BBMP 

Gangappa, AEE, BBMP 

Munikrishna,-Chief Engineer, BBMP 


Onelndia News 
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Bengaluru: Omicron scare: 10 D Bock a lee coding class ff Kids 
Apartment with 3 or foreigners from pp agao 6-18 yes. 
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Get Instant News Updates 
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BRUHAT BENGALURU MAHANAGARA PALIKE 


STORM WATER DRAIN 
Progress report of CMNNY grants - 27 packages 


ಲ»ನುಬಂದಿ - 4೬ 


FNS A STEN EN CS RST EE ——— 
| | || Estimated length in km Tackled length in km Balance length in km EE 
Wk; . | Primary | Secondary | Total Primary | Secondary Total primary | Secondary PSBEE Riyseal ಸರಿ in 
S|. ¥ihe No. of No. of |Amount in sis PA Length of | SWD sWwO Length of | SWD SsWD length in | Progress in | as 
No. Packages | works | lakhs p h kendtk swD Length Length km % Jakhs | 
Length Length SwD Lengt eng + He 3 ——— Pt \ 
5 6 7 8 9 11 § {8} J pel 
& ೧೦% 853 301 
2867.00 120 1.32 3.02 0.64 1,20 1.84 0.೨6 0.62 ಯಃ so Een 
7.08 9.46 6.೧೦ 5.16 7.08 ice 
ಈ NT 92.00% 
6.42 7.37 0.25 0.06 i 
: 3.68 97.00% 
52.50% 
velahanke 10.00 | 6074.00 3.91 p CT | 
§ 70.00% 
$ |Mahadev Hele dengue 31.00 | 11000.00 ds 0.00 9.99 N «8 
75 00% 
- 61.87% 
RR Nagaia 1.39 SE 
38.24% 
Dasarahalli y 0.26 | 
62.96%] 43705.17 
Total 82079.03 25.67 87.16 112.83 16. sa] 6004 80.46 9,25 24.45 32.37 KR 


Grants alloted for SWD package works 820.739 crore 


Est 
Amount 
(Rs in 
Lakhs) 


Sl No| Name of the Work / package 


CONSTRUCTION AND 
RIE MODELLING OF PRIMARY 
& SCCONDARY STORM 
WATER DRAINS 
CULVERTS RRIDGES AND 
ALLIED WORKS (27 NOYS ) 
IDENTIFIED UNDER" DRLM) 
SWI ACTION PLAN WORKS 
2018-2019 CHIE MINISTER 
NAVA NAGAROTHANA 
SCHEME SPREAD CUS A] 
VARIOUS LOCATIONS Or 
RAST ZONE 


2867.00 


Total 


2807.00 


Tender 
Amount 


(Rs in 
Lakhs) 


[RS 


ಸ 


wl 


200 


2572.00 


BRUHAT BANGALORE MAHANGARA PALIKE 
STATUS OF: ‘THE WORKS PERTAINING TO CMNNY grants 


Executive Engineer SWD East zone 


| _ 
Estimated length in km Tackled length in km 
Physical) © | probable 
ps ಷ್ಠ d sud Balance | progres | Financial su 
Wo eA ( Total | Primary Total [length in s in progress in Cempletiol Remarks 
e hid Length | SWD ಎ Length km percent lakhs H | 
f SWD age 
Length elie Length ofS g | 
ls Mr SRR ¥ kA 
5 - RU SE SN ENE NE LEM 12 13 14 15 16 KR 
| 
| 
Mes. Reanhnga 
y 26 12 182 | 30 | 064 12 I 84 \ 18 609% 430 | 1702 
CONSIFUCUONS 
Prultd 
—+- — 
1.82 3.02 $53.30 


Mage 101 


dl 
[) { KE AMA ; 


Executive Engineer 


SWD East Zone 


| 


BRUHAT BANGALORE MAHANGARA PALIKE 
STATUS OF THE WORKS PERTAINING TO CMNNY grants - West Zone 


a ——————— 


Ny ee 
ವ R ಹ Wa a ] MR | \ 
ace. Sade Taokled length In km Physic Financia Probable | | 
Est Tender No Wop... 0k ಸ Balanc|) al | ft | 
ಸೌ ate 0 A 
W of ] Total 8 |PFO9E| roures . | Remarks 
SI Nd Name of the Work / package pe ek dois © bes Primar Secon | Total ನಿಫಕುಗಿ Lenath| length | ss in pr ( Complet'o | 
dary |Length dary |Leng _ ನಟನೆ WN | | 
Lakhs) | Lakhs) ks |Y SWD| cup | of swo | of |inkm Perce | [yh i | 
Length Length Length| SWD 39 EAN ] 
SPE TE ಕ್‌ ರ್‌ ಫ್‌ i CT i? 
TE ರ CSE SE AS NE RE UT EE: F ; 11 12 [3 | 15 RN 


[sc ENR ATARANIA 


€ onstruction and Remodeling af Primary, NF GCOWDA 


Secondary and ertiary Drains Culverts nnd (STAR INFRATECH 


ji Work in 
} : P 24 30-04-22 
bridses and all other allied works of SWD spread] 5330.00 USHA FOIE 6 | 188 | 313 | 501 | 188 | 225 | 413088 | 88% | 30242 
out at virions locations in _ SMuhalakshoni NNOMN AS STAR 


Constituency of West Zone Inder CMNAY [i WN 
Seheme 2019-20 West Zone Package-! Annex 03 DLN ELOPLERS)Y 


LL Acton Plan $ SI 1 Nu, 28.29.30,31,3 32.35 _ RR _ | va | Diite: Ql 94 2020 | 
Const onstruction und Remodeling of Primury, 


i Progress | 


| 
| 
| 
| 
| 
| 


ವಾ \ ES NE FONE. ಭಾ PE RSE, ಜು - 


Secoadary and Tertinry Urvins Culverts and 


| | 
1 | | 
St R | Db whi 
bridges and all ather allied works of SWU speend Sri (- AVINDRA it dicot 21-07-22 | Work in | 
RAS Infrastruct ಥ್ರ ; 00° <4 4 p rss 
2 Jou at various locniens in Mahalakshani I200.00) 2708,5% (Gi nd UE | 0.92 3 3.92 0.35 0.7 1.05 87 W Frogre 
veld. 
Constituency of Mest Zone Under CNINNY 


Date: 22-07-2021 


kad 


Neheme 2019-20, West Zone Package-2 Annex (03 
Action Plan SI Nu, 128,129,130,433,34 


I rd ಗೆ 
SS SS Py ಗ್‌ ಪಾಲ್‌: | 
ree I. ನ lies J al ಯದು | 
Construction and Nemodcling of Primary, | | q | | 
Secondary and Vertiny Drains Culverts and | | k | 
bridges and all other allicd works of SWD spread Si KRISUNAVENL NR & ! seis 3003-22 | MORAN | 
(MR PRO TECH 2 2 218 47% " | Progress 
MT i in Mnlleshwae 000.0 2725.4 Y 2 0 415 | 415 0 3 | 
3 [out we varions Wwcations in Aalleshwaram IUO0,00 ನ.34 PRIVATE LIMITED 
Comtituency of West Zone Under CMNNY 


Date: 30-00-2020 
Scheme 2019-20, West Zone Package-3 Annex 03 


Action Plan S) No. 30.37 


| 
| 
[| 
| | 
j 
Construction and Remodelling of Primary, 


Secondary woudl Vertiury Drains, Culverts, 


i 
| 
| 
Bridges and all other allied works of SND Ms JC. PRAKASH 
INFRASTRUCTURE 
).00 084, ್ಯ ” 
Won: NA PRIVATE LIMITED 


Date: 30-04-2020 


| Work Com | 
| 
i plated 


spread out af yarious locations in Rajnji Sago 


p 03 30-07-2) 
3 0 1.72 100% | 953 
Constituency of West Zone Uuder CMNNY 


Sehente 2019-20, West Lone Puckage-4 Annex 03 
bed Action Plan SL No,21,22,33 


——— ye ಸವೀ - RE 


pastruction and Remodelling of Primary, 
Secondary and Vertiay Drains, Culverts, NYS NATIONAL 


Bridges and ll other allied works of SWD 
5 spread out at various locations in Gaudhinugor 
Constinency of West Zone Under CMNNY 
Scheme 2019-20, West Zone Packuge-S Annex 03 
Action Plau $1 No,33,39,40 


PROJECTS 
ibid Mee CONSTRUCTION 
I CORPORATION 
LIMITED 
Date: 30-00-2020 


Progress 


SE SS. OS 
14150.00 | 1271269 19[-3.30 [13.24 


50% 561.20 30-06-22 K 
| 
| 
| 
| 


ಸ 
|] 
Work in - 
- 


BRUHAT BANGALORE MAHANGARA PALIKE 
STATUS OF THE WORKS PERTAINING TO CMNNY grants - 


Details of South Zone i FE 0 
Physical 
rogress | Financial eh 
Est Tender ಮ p ಸ HrOOrHES Probable ೧ ©| pemarks 
Amount | Amount Agency & WO Total Total IN ai | 15 LE of Completion 
Name of the Work / package (Rs in (Rs in date Length of Length of m p' s 

Lakhs) Lakhs) SwWD SWwo 

A pM Me 
15 16 ® 17 ಯು 

— 

Remodelling of Stormy Water Drains including M/s JC Prakash rake Work 
Redesigning of Bridges Culverts under Chief lnfrastirudtuie ಜ್ಞ: ಜ್‌ complete 
Ministers Nava Nagatothana under Package South-1 {1285.00 | 1122.99 Pultdiaated 3 | 
03 works in Vijayanagara Constituency in South 04.04 2020 4] 
Zonc. Annexure3 Acton Plan SI Nos 41 43 and 45" oS CSS ನಾಗಾ 

SSS § SSE 
} 
“Remodethag et otarm Water Drains including M/S.) C Prakash ib Work 
Redesigning of Bridges / Culverts under Chiet MN SE 1410.63 ನೂ complete 
2 [Ministers Nava Nagarothana under Pat kage South-2 1 1400.01 | 1259.76 bree Lud uated 2 | 
02 works in Viiavanapgar Constituency in South 08.04 2020 RE 
tone. Annexure:3 Action Flan SI Nos 42 & 44" ಭಾಸನ | 
PR 8 ಒಟ | 
SN SS | 
Construction and Remodeling of Storm Water Drain Wark \ 
{ rk 
including redesigning of bridges and culverls under RMN 0S | 30 1005 758.80 4 | poi 
3 [Chef Ministers Ngva Nagarothana Under Package mE] DER | iRfEaStiictu ds 2 § IE) 1.40 - 30 30 p 
South 03 works 02 in Padmanabhanagara Hated 20.05.2020 | 
Constiwency in South zone Annex 3 Action Plan SI ನಾವು! 
WN sl ಮ ಮಾ ಲ a il 
We No 85, 86. ; “kk —— 
RR SAE, EN es (NCE - ಡ್‌ \ 
Construction and Remodeling of Storm Water Drain | | Workin 
i A | y | Vuk 1% 
including redesigning of bridges and culverts under RMN ‘ ; 1.60 070 60 252,84 31-012 PY 
4 Chet Ministers Nava Nagavothana Under Package 1150.00 gts | Tofrastrueitires. 4 y 1.10 1.10 _ 0.60 Og 
South 04 works 04 in Padmanabhaoagara dated 03.06.2020 i | 
Constituency in Suuth sone Annex 3 Acton Plan Sl ln \ 
No 87, 89,94,131 els =f i 
Conswuction and Remadcling of Stovm Water | Work 
pr | ut 
Drains mcluding Redesigning of Bridges and RMN | «0 | 5 100% GH. 50 Ek | comoletod 
Culverts unter “Cluel Minister's Nava Nagaccthana” 1250.00 Falkdsinuctuiss p 1.5 > i | 
under Package South-05 works 03 in Besavenagudi dated 10.08 2020 | | 
Constituency in South zone. Annex 3 Action Plan Sl SE 
No 46. 90, 0] 92.00% | 4246.74 ————————— 
ಮ Total ಮಮೆವಿಷಾವ 


5188.43 


South: Zonn 


Fage loti 


BRUHAT BANGALORE MAHANGARA PALIRE 


STATES OF THE WORKS PERTAINING TO CMNNY grants - Yelahanks Zonc 


Probable 
ಭಾವ Balance | Physical | Financial Wa] 


i POLES NUE 
length in| progress in | Progress N 


Cumpletis 
km percentage | it lakhs 


> yr Estimated length in Km Tackled length in km 
Est Tender 
Name of the Work / packape peri nrg ಬಂ 3 ee Urinary | Secoodary ‘otal Primary Secondary her 
Laks) | Laks) WN Ba Le BE 
Leugth Length SWI) Length kh 
ನ [0 7] 7? ¢ 10 12 
I 4 le el ಭಾ 
Constructiow Remodelling of Peary 
Secondary & Tenia drains. culverts and 
Bridges and all other Alu works of SWI) 
Spread oul al varus locations in Yelahanka Ramalingun 
Constituency and Byataravanapuri Cunstucuon J 00 044 0.51 0 0.0 HH 
Constituency ol Yelahanka Zone Linder company Vid 
CMANY scheme Package-1 (2019-20) 
Velahanka Zone” CO-ANNE XR 03 
Acton Plan SI No 64,05.66,07 
(Vclahanka Constituency) $422 00 _l |_| 
“Construction/ Remodelling of Primary TY ನ 
Secondary & Tertiary drains, culverts and 
Bridges and all other Aled works of SWI 
spread oul at various locauons in Yelahanka Ramalingin 
2 Constituency and Byataray anapuria 5500 00 Cenericto [S 3818 3472 h 09 1.612 4.779 6.391 
Constituency of Yelabanka Zone Under company 11d 
CMNNY scheme Package-1 (2019-20) 
Yelahanka Zone” G.O-ANNEX URE-03 
Acuon Plan S| No.58.59,60.61,62 
607400 | 542200 19 00 5.59 391 750 479 


Rape 1 ol 


UK UR ie | Su 


Ky ia ಜಪ | ಮ 


0 $0 ET SON" ALUN 


SN 


NE 
SUS 8S 


Hxecutfe [ns 
41 SW) Yelahanke 200 


y BRUHAT BANGALORE MAHANGARA PALIKE 
© STATUS OF THE WONKS PERTAINING TO CMNNY grants - Mahadevapura zone 


ನಾ ಿಿಮಿನವಮಮಮವದಿವಮ: ನ್‌್‌ 1್‌ 
| Estimated length in km J Yackled length in km 
lander ನ pj ರ, Probable Date Remarks 
Amount Agency & | Noof Pri Secondary Total length in | prog of Completion 
Name of the Work / package (Rs ಲ Amount (Rs Wa date: Works Primary ಗ Total Length sn Swo Length of km percentage lakhs 
Lakhs) in Lakhs) SWD Length Length of SWO Length Length SwD 
ಸ ——— r : - Tics 
RE —p— RE 15 16 SN SR 
2 6 - ಜಾವದ 
ನ Mahadevapura Contituency —————————— WE Py } 
ಜಾ | nn inlaid —— ! 
Construction/ Remodelling ot Primary, 7 7] 
Secondary & Teruary Storm Water SRI | 
Drains, Culverts/ Bridges & Allied RAMALIN | work unde; 
rks ol SWD which are spread GAM 350 300 60%; 2237 37 02-03-22 es 
, [works o Which are spread out at 4000.00 | 3697.96 [CONSTRU y 0.00 650 £50 [0 350 Ky gre 
Varidus locations in Mahadovapura CTION | 
Constituency of Mahadevapura Zone COMPAN 
Uncier CMNNY Scheme Package-1 Y (P)LTD. oe 
2019-20] 68, 69,70, 71,72, 73,74 _ Js ———- i 
Construction/ Remodelling of Primary, 
Secondary & Tertiary Storm Water | } 
Drains, Culvorrs/ Bridges & Allied | 
|works ot SW which are spread out at Thirumal 203-22! ‘Work under 
D 2 |¥arious locations in Mahadevapura 500.00 3234.68 a Giri 20 0.00 6.00 600 0 3.00 3.00 300 50% 1211.57 02-03-22 | Progress 
“1 - 5 4 
Constituency ol Mahadevapura Zone| Infra 
Under CMNNY Scheme Packape-2 ಗ | 
(2019-20) 140, 141, 142, 143, 144, ಕಾ 
145, 146, 147, 140, 149, 150, 151, 152, l ef SN 
153. 154, 155. 156, 157,150 159 AN ———— hd 
Fs K R Pura Constituency Contituency | Ns MR SI ಜವಾಬು 
Construchon / Remodelling ol 1 
Primary, Secondary & Tertiary Storm 
Water “ans, Culverts Ari $s ಷಿ 3 % 
er Drains, | ulverts/ Bridges & M/s VDB Mi Gs (6-03-21 Work, Completed 
‘ Allied works of SWD which arc spreatl 3500.00 | 323053 | Projects 
NI) « ವ “ವಿವಿ 
out at various jocations in KR.Puram (P) 
Constituency of Mahadcvapura Zone limited, 
Under CMNNY Scheme tees NY I A NA EN A A -— 
2019:20) 75,76,77,78 70,00% 6664.05 T AN 


Total] 11000.00 10163.17 


ಮಿಯ 347 7 | 
a CS 
| pe ive Lnginest ನ್‌್‌ 


ರ 
Xecutiig Enginoar 

Storm Water Drain Divs ~~ 

Mahadevapura Zone «> 


Bangalore - 55Y 0: 
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BRUHAT BANGALORE MAHANGARA PALIKE 
STATUS OF THE WORKS PERTAINING TO CMNNY grants - SWD-Bommanahalli Zone 


ot Bommanahalh Constituencyin 
Bomimanahalli Zone of BBMP Arca, 
Bengaluru 

(CMNNY Scheme 2019-20 Bommanahalli 
Zone Package-0] Annex-03 Action Plan SI 
No. 101) 
ConstructionfRemodelling of Primary, 
Secondary and Tertiary Storm water 
drains, Culverts, Bridges and Allied Works 
of SWD spread out at various locations in 

2 J|Bommanahalli Constituency Boromanahalli 
Zone 

(CMNNY Scheme 2019-20 Bommanahall 


Zone Package:02 Annex-03 Action Plan S! 
No. 102) 


Construction/ Remodelling of Primary, 
Secondary and Tertiary Storm water 


drains, Culverts, Bridges and Allied Works 
of SWD spread out at various locations in 


3 |Bommanahalli Constituency Bommanahalli| 1900.00 
Zone 
(CMNNY Scheme 2019-20 Bommanahalli 
i Lone Package-03 Anpex-03 Action Plan SI 
\ No. 103) 


2500.00 


Est Tender 
Amount | Amount | Agency& 
y >of - ac y 
Name of the Work / package (Rs in (Rsin WO date 
lakhs) Lakhs) 
2 3 a 
Construction/Remodellug of Primary, 
Secondary and Teruary Storm water 
drains, Culverts, Bridges and Allied Works 
(22 No) which are spread out at various 
locations in ward M/s KBR 
0.174,175,107,188,189,190,19 ‘ate 
p No.174,175,107.108,189,190,191 and 193 9400.00 8494.68 lofratech 22 


dtd: 15-04- 
2020 


2280.60 


H Seinivas 
Reddy 
dtd: 09-04- 
2020 


Estimated lenpth in km T Tackled lenpth in km 


} 


Financia 


progress 
in lakhs 


r— 


Probahlc 
Date of 
Completio 
n 


Romarks | 


Bommanahalli Constituency 


16 


93.97% 


ಮಾವ —— 


31-01-22 


ಟಟ 


1727.40 


H Srinivas 
Reddy 
dtd: 09-04- 
2020 


[3 
[3 


Page lof? 


08 Yh 


x} 
Compiutetl | 


SI No Name vf the Work / package 


Est 
Amount 
(Rs in 
Lakhs) 


——— 
| Constr ucton/Remodelling of Primary, 
Secondary and Tertiary Storm water 
drains, Culverts, Bridges and Allied Works 
of SWD spread out at various locations in 
4 |Bommanahalli Constituency Bomumanahalli 
Lone 
(CMNNY Scheme 2019-20 Bommanahalli 
Zone Package-04 Annex-03 Action Plan Sl 
No. 104 & 79) 


Total 


1800 00 


Tender 
Amount 
(Rs in 
Lakhs) 


1634.42 


Agency & 
WO date 


H Srinivas 
Reddy 
dtd: 09-04- 
2020 


15600.00 


Construction/Remodeling of Primary, 
Secondary & Tertiary Drains, Culverts/ 
bridges and all other allied works of SWD 
spread out at various locations in 
Bangalore South Constituency of 
Bommanahalli Zone Under CMNNY Scheme 
2019-20, Bommanahalli Zone Package:5 
Acuon Plan SI No, 1,2,5,10,11,12, 13, 14, 
15 and 17 vide Gout Order, 

UDD.254 MNY.2019, dtd: 14-1) “2019 


[3 


3750:00 


14157.16 


No of 
works 


[7] 


26 


——- 


Estimated length in km 


Primary 
SwWD 
Length 


Seconda 
ry SWD 
Length 


ET a as 


1.35 


Bangalore South Consti 


3262.52 


Grand Total 


3750.00 


19350.00 


17399.68 


Nation 
Project 
Construacti 
on 
Corporatio 
n Lt 
04-11-2020 


25.07 


1.35 


£722 


tuency 


6.84 


ಎ 


Page 2 of 2 


Tackled length in km 


Total |Primary 
Length | SWD 
of SWD | Length 


Seconda) Total 
ry SWD | Length 
Length | of SWD 


— 


ee 
hic Financia | Probable 
Balance |progress | ihre ೫ 
length in ಖಿ f Remirks 
y \|progress| Complctio 
in km |percenta inlakks R 
26 
ಮೇನಮುವನಮೂೂ pe | 
Wark 
A f 
100% 90% Comyleted 
NS 
0.00 rs ME 
ee 
04-02-2೩ 


A ENS 
igion, BMA 


BRUHAT BANGALORE MAHANGARA PALIKE 


[3 Storm Water Drain of Rajarajeshwari Nagara Zone 
Status of The Works Pertaining To CMNNY Grants (2019-20) CP ಎನ್ನ 
si , , ವಿ ARLE ಸ ವ : | 
Estimated length in km Tackled length in km | | | 
_ — el. ಕಮದ ನಮ Physical «4 i Probable | j 
Tender Balance | progress inancia Date of | } 
Est Amount | p roaress in . } Remarks 1 
SI No Name of the Work | package (Rs in Amount jAgency'&:WO.|- NO ©" | primary Secondary | Total Primary Total. | length Us ಕ Gomplstio| | 
(Rs in ರೀ works Secondary f km percentag lakhs 2 | 
Lakhs) SWD SWwD Length of | SWD Length o ; | 
Lakhs) SWD Length SswD © | 
Length Length SwD Length | 
NS ನ ಮಿಗೆ , SR Nes Re ಸ್‌ 16 
1 2 3 4 5 [3 8 p ಹಾಲ್‌ 
Tiassa ಸ ಹಾ ~ ನಾ ವೆ Wh 
Consiruction/Remodeling of Primary, ven | 
Secondary & Teniary Drains. Br pa 
Culverts/bnidges and all othe: allied works i 
of SWD spread out al various locations in A CHANNA , 1034 71+ 144 04-2002; pr 
1% f 3 20-2; 4-19 
1 |yeshwanthapura Constituency of RR 3760.00 ರ REDDVIACR | 9 0.983 3.497 1.68 1.813 51% | GST pn 
Nagara Zone Under CMNINY Scheme ”| PROJECTS) |? bu i 
Package-1 (2019-20) RR NAGARA ZONE | ! Geavedi. | 
G.0- ANNEXURE-03 Action Plan SI a 
No.132, 1338 137" 2 NES 
er ಗ SSR RE ಬ ಸ್ಯ ಅಗಸಜಾನಾವಸೂದಾಾ | 
Construction and Remodeling of Pimary | hr | 
Secondary and Teniary Drains Culverts | Ess 
bndges and all other allied works of SWO Ree 
spread out at vanous locations in A CHANMA gp | 
9 | Cond 13 | 
2 |Yeshwanthapura Constituency of RR 3560.00 ಮ 2a. | REDDYIACR | 10 | 1927 2.951 1.344 1.607 48.59% | 2% Hesse 
Nagara Zone Under CMNNY Scheme “| PROJECTS) p 
Package-2 2019-20 RR NAGARA ZONE \ EAS 
G ©-ANNEXURE-03 Action Plan S) | 
No 135 and 138 | 
Ne m | SS 
Construction and Remodeling of Pamary | | M . | 
Seconda and Teniary Drains Culvents | ಸ | 
bridges and all other allied works of SWO Wed | 
spread oul at various locations in EE A CHANNA ೧, 1361 814 31-01-2022 ] 
3 |Yeshwanthapura Constituency of RR 3590 00 py REDDY/ACR | 6 331 3.581 1651 0171 1.822 1759 | 508% | gst ಭೂತ | 
Nagara Zone Under CMNNY Scheme * | PROJECTS) ರ | 
Package:3 2019-20 RR NAGARA ZONE } eat 1 
G.0-ANNEXURE: 03 Action Plan Action Was de 
Plan SI No.134 135 and 139 Po NS. 
RE SNES Be EE EN —— SS wk | 
Construction and RCC Box drain and U | | 
Shape drain 0 swd v-200 [rom ch 0.00 10 | 
1850.00 from Indian Plywood Research | 
Institute to Surana College and | | | Wi, 
construction of SWD Diversion drain from MS 98300 * |3.09-2020| _ 
00% segeT [OSE Compie'ed | 
4 |ch 660 0010 1110.00 @ Maliathahalli lake | 100000 [0 DAMODAR 8 1 0540 0.540 0.540 0.00 0.540 } 0.000 100 Ne iGonip | 
in ward no 38 & 129 OF RR NAGARA co | 
ZONE. UNDER CMNNY SCHEME 
PACKAGE-S (2019-20) RR NAGARA \ | 
ZONE G.O-ANNEXURE- 05 Action Plan | \ 
Action Plan SI No 80 | Ri TS RR ಮ್‌ 
SS SS — Sy EN ey ~— 
ed) [EE TTT NG ಲಾವ + j 
ಹ ಬರಿಮಿಮವ SE ul R ಮ 0.00: 5 ಬಜಾನಾ 
Jeet ul. 11910.00 | [26 6.78 381 | 1057 | 401 133 535 | SA8 | 6187 % 


SI No Name of 


BRUHAT BANGALORE MAHANGARA PALIKE 
STATUS OF THE WORKS PERTAINING TO CMNNY grants - Dasarahalli zone 


the Work 1 


package 


Est 
Amount 
(Rs in 
Lakhs) 


Tender 
Amount 
(Rs in 

Lakhs) 


T———- ಭಾಷ 7 ——————— 
Estimated length in km Tackled length In km 
r § Physical] Financia 
No of , s 4 Balance] progres I Probable 
Agency & WO date © py Pyhrissy jp Total | Primary dr Total | length s In progres Date of Remarks 
works i Nn Length | SWD bd Length | in km | percent s In Completion 
wo age lakhs 
in KM KM of SWD | Longth Length ofS 9 
16 SR 
Dasarahalli zone 
ES ST po ye - —— 
Work is delay 
due to 
Pad Encroachmenls 
M/s.G.M.Ravindra 4012 ೩೧ರ Besom 
er 4 0.522 1.528| 2051 0.262] 0.784| 1,267 | 38.24% | 28-00% | 28.02.2022 | electicle pole & 
ke transformer 
Dated 24.04.2020 shifting & 
BWSSB UGD 
line shifting 


= 


4 0.522 


1.528 


ಹ ರ 


Construction IRemodeling of 
Primary, secondary & 
Teritairy Storm Water drains 
culverts /Bridges 8 all other 
allied works of SWD spread] 1654.00 Li 
out at various locations in ici 
Dasrahalli zone under 
(CMNNY) Scheme package- 
01 2019-20 
ಮಮನ | 
1370.00+ 
T 1654.0 
otal] 1654.00 |, Ger 
ವಾಮ 


Page 1 of 1 


Le 


-_ Exceutisk nein 


SWD, Dasrahalli zone 
\, 


/2) 


1 


1512 


DOF: «ere 


ಭಃ ಮನಸೆ ಆನಿಮೂನಮಮಿ ಮಿಮಿ: R 


| Bruhath Bengaluru Mahanagara Palike 


4 


ನ ವನದ ಸಬಾರ್‌ 
, ಲ (GOK 
: Statement showing the details of on going works for the year of 2019-20 | 
Grants) ಮ MSS | 
ಗ್‌ - cove EFS Sl a (ಭಃ ಭಿಮ 7 pS ——————— ಸನಂನನಲಾ f A i; Bslanet | | ! 
i \ . Secondary to | 
j i P d PrimaryTac TotalTackl Status c’ the NE 
| SL. | Package | kt $i Whe Estimate pe ed Total length | (jg Length Tqekled: | Length |beTackled ware ¥ | Remarks | 
No. I" ;'No ame of the Wor cost (in kim) in km) Length (in km } Length | 
MA: (in km ) | (In km ) (i (in km) DAMA) \ | 
H $4 | i al 
PN lee ER CE AE ಮ PN ಫಷ pe e mek ed i 
| | | 
Constiuction/ Remodeling of Primary, Secondary and | | 
Temiary drains culverts / bridges and all other ailed | | | 
works of SWD spread out at various locations in \ | Sik i | Work | PP, 
1 PKG-1 |Shanthinagar ೩nd chikkapete Assembly] 3189.02 13y | 439 RA 0.00 2.10 dh progress i nities | 
ಎ F ಸ j | \ 
Constituencies in Koramangala Valley NAVA | 
l k ” H | | 
NAGORATHANA scheme Package-1 (2019-20) | 
Nagase Valley, Action pe sl no- 48,49,50 MS | ಹದ 
EIEN | SR dl 4 ನಾನಾ - | | 
Construction/Remodeling of Fico Secondary & | | 
Tertiary Drains, Culverts/bridges and all other allied | | | 
works of SWD spread oul at various locations in | Re il Workin | fas Hull 
i 2 | PKG-2 |Jayangara & BTM Layout Assembly Constituencies in| 5650.00 025 9.40 9.0% 0.15 40 ks li progress | subuuited 
Koramangala valley Under CMNNY Scheme Package- | 
2 (2019-20) Koramangal valley Action Plan SI No 51, k | 
| 52: 53, 54 55&56 - eS 
i SENS A ——— | 
| ] Toul BBE AS SS ld 


py: pf 
s\l ( 
WAS yo eS: 
Executive 14] 
SWD.Kefp 
5 Dg 


"4 


